CITY OF FAIRFIELD 


RESOLUTION NO. 2012 -192 


RESOLUTION OF THE CITY COUNCIL APPROVING THE PLANS AND 
SPECIFICATIONS, RELIEVING VINTAGE PAVING CO., INC. OF ITS BID, AND 
AWARDING A CONTRACT TO ARGONAUT CONSTRUCTORS, FOR THE 
FAIRFIELD VARIOUS STREETS PAVEMENT REHABILITATION PROJECT; 
FEDERAL AID PROJECT NO. STPL-5132(039) 

WHEREAS, the bid opening for the Fairfield Various Streets Pavement Rehabilitation 
Project: Federal Aid No. STPL-5132(039) took place on June 21, 2012; and 

WHEREAS, Vintage Paving Co., Inc., submitted the apparent low bid but requested 
withdrawal of bid without the loss of bid security and demonstrated its eligibility for such 
relief pursuant to Public Contract Code section 5103; and 

WHEREAS, Argonaut Constructors submitted the next lowest responsive bid and is the 
lowest responsive and responsible bidder; and 

WHEREAS, the City Council is the awarding authority for the City of Fairfield and has 
the authority to determine minor irregularities and relieve a bidder of its bid with or 
without the loss of bid security under the California Public Contract Code Section 
5101.b. 

NOW, THEREFORE, THE COUNCIL OF THE CITY OF FAIRFIELD HEREBY 
RESOLVES: 

Section 1. The plans and specifications for the Fairfield Various Streets Pavement 
Rehabilitation Project; Federal Aid No. STPL-5132(039) are hereby approved. 

Section 2. The City Manager is directed to enter into a contract with Argonaut 
Constructors, for the Fairfield Various Streets Pavement Rehabilitation Project; Federal 
Aid No. STPL-5132(039) in the amount of $2,674,209.60. 

Section 3. Vintage Paving Co., Inc., is relieved of its obligations to perform work 
related to the project for the bid amount without forfeiture of bid security. 

Section 4. The City Manager is authorized to enter into an escrow agreement for 
security deposits in lieu of retention for said contract, if necessary. 

Section 5. The City Manager is hereby authorized to implement the above-mentioned 
contract and escrow agreement. 
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PASSED AND ADOPTED this 21st day of August 2012, by the following vote: 





ARTICLES OF AGREEMENT 


THIS AGREEMENT, made on the 21st day of August 2012, by and between CITY OF 
FAIRFIELD, party of the first part, hereinafter called the CITY, and Argonaut Constnjctors, 
party of the second part, hereinafter called the CONTRACTOR. 

It is understood City Engineer representing the CITY shall be the City Engineer of Fairfield, 
acting directly or through properly auftiorized agents. 

WITNESSETH, that the CONTRACTOR and the CITY, for the consideration hereinafter 
named, agree as follows; 

I. SCOPE OF WORK 

The CONTRACTOR hereby agrees to ftimish all of the materials and all of the equipment 
and labor necessary and to perform all of the work shown on the plans and described in 
the specifications for the project entitled: 

FAIRFIELD VARIOUS STREETS PAVEMENT REHABILITATION 

FEDERAL AID PROJECT NO: STPL-5132f039^ 

all in accordance with the requirements and provisions of the following Documents which 
are hereby made a part of this Agreement: 

a. Plans prepared for same by Nichols Consulting Engineers _ 

numbered_ G1-2. C1-23. and D1-3 _ 

and dated_ Mav31.2012 _. 

b. Advertisement for Bids. 

c. The Accepted Bid, dated June 15,2012. 

d. Instructions to Bidders. 

e. Specifications consisting of: 

1) Specific Provisions. 

2) Special Provisions (including Technical Specifications). 

3) General Provisions. 

4} City of Fairfield Standard Details and Specifications, 1998 edition. 

5} Standard Specifications issued by State of California, Department of 
Transportation, Division of Highways, dated July, 2006. 
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f. Performance Bond, dated ^ ^ _, 20 \z. 

g. Labor and Material Bond, dated 3 I _, 2011. 

All of said documents are intended to cooperate so that any work called for in one and not 
mentioned in another, or vice versa, is to be executed and performed the same as if 
mentioned in all of said documents. Said documents, comprising the complete Contract, 
are sometimes hereinafter referred to as the Contract Documents. Should there be any 
conflict between the terms of this instrument and the bid or proposal of CONTRACTOR or 
any of the other Contract Documents, this instrument shall control. 

WITNESSETH, That for and in consideration of the payments and agreements hereinafter 
mentioned, to be made and performed by the said party of the first part, and under the 
conditions expressed in tiie two (2) bonds, bearing even date with these presents, and 
hereunto annexed, the said party of the second part agrees with the said party of the first 
part, at his own proper cost and expense, to do all the work and furnish all the materials 
except such as are mentioned in the specifications to be furnished by said party of the first 
part, necessary to construct and complete in good, workmanlike and substantial manner 
and to the satisfaction of the City of Fairfield, the work described in the special provisions 
and the project plans described above, including any addenda thereto, and also in 
accordance with ^e Department of Transportation Standard Plans, dated May, 2006, the 
Standard Specifications, dated May 2006, and the latest Labor Surcharge And Equipment 
Rental Rates are hereby specially referred to and by such reference made a part hereof. 

The said party of the first part hereby promises and agrees with the said Contractor to 
employ, and does hereby employ, the said Contractor to provide the materials and to do 
the work according to the terms and conditions herein contained and referred to, for the 
prices hereinafter set forth, and hereby contracts to pay the same at the time, in the 
manner and upon the conditions herein set forth; and the said parties for themselves, their 
heirs, executors, administrators, successors and assigns, do hereby agree to the full 
performance of the covenants herein contained. 

The State and Federal general prevailing wage rates are hereby made a part of this 
contract It is further expressly agreed by and between the parties hereto that should there 
be any conflict between the terms of this instrument and the bid or proposal of said 
Contractor, then this instrument shall control and nothing herein shall be considered as an 
acceptance of the said terms of said proposal conflicting herewith. 

II. TIME OF COMPLETION 

a. The work to be completed under this Contract shall be commenced upon 
written notice to proceed. 

b. The work shall be completed within SIXTY-FIVE (65) calendar days after the 
date of written notice to proceed. 

c. Failure to complete tee work within the number of days stated in this Article, 
including extension granted thereto as determined by the City Engineer, 
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shall entitle the City to deduct from the monies due to the CONTRACTOR as 
"Liquidated Damages” (LD’s) an amount equal to Five Hundred Dollars 
($500)for each calendar day or fraction thereof that expires after the time 
specified herein for the Contractor to complete the work and the facility or 
improvements are usable for its intended use. LD’s shall apply cumulatively 
and shall be presumed to be damages suffered by the City resulting from 
delay in completion of work. 

d. Liquidated Damages for delay in completion of work shall only cover 
administrative, overhead, general loss of public use damages, interest on 
bonds and lost revenues when applicable, suffered by the City as a result of 
delay. LD’s shall not cover the cost to of complete the work, damages 
resulting from defective work, costs of substitute facilities, or damages 
suffered by others who then seek to recover their damages from the City (for 
example, delay claims from ofrier contractors, sub-contractors, tenants, or 
third-parties, and defense costs thereof). 

III. CONTRACT SUM 

a. The CITY shall pay to the CONTRACTOR for the performance of the 
Contract the amounts determined for the total number of each of the 
following units of work completed at the unit price stated thereafter. The 
number of units contained in the attached schedule Is approximate only, and 
the final payment shall be made for the actual number of units that are 
incorporated in or made necessary by the work covered by the Contract. 

b. Extra work not included in Article I, but authorized after the date of the 
Contract that cannot be classified as coming under any of the Contract units, 
may be done at mutually agreed-upon unit prices, or on a lump sum basis, 
or under the provisions of Section 6 of the General Provisions. 

c. And the said Contractor agrees to receive and accept the following prices as 
full compensation for furnishing all materials and for doing all the work 
contemplated and embraced in this agreement; also for all loss or damage, 
arising out of the nature of the work aforesaid, or from the action of the 
elements, or from any unforeseen difficulties or obstructions which may arise 
or be encountered in the prosecution of the work until its acceptance by the 
City of Fairfield, and for all risks of every description connected with the 
work; also for all expenses incurred by or in consequence of the suspension 
or discontinuance of work and for well and faithfully completing the work, 
and the whole thereof, in the manner and according to the plans and 
specifications, and the requirements of the Engineer under them, to wit 
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FAIRFIELD VARIOUS STREETS PAVEMENT REHABILITATION 
FEDERAL AID PROJECT NO:STPL-51321039) 


Ite 

m 

Spec. 

Section 

Item Description 

Unit 

Quantity 

Unit Price 

Item Total 

1 

10-1.04 

Mobilization 

LS 

1 

$75,000.00 

$75,000.00 

2 

10-1.05 

Storm Water Pollution Prevention 

LS 

1 

$3,000.00 

$3,000.00 

3 

10-1.07 

Traffic Control 

LS 

1 

$70,000.00 

$70,000.00 

D 

10-1.10A 

Clearing and Grubbing 

LS 

1 

$43,000.00 

$43,000.00 


10-1.11 

Full Depth Base Repair (8" Depth) 

SF 

8.834 

$9.00 

$79,506.00 

1 ^ 

10-1.12 

Cold Planing Asphalt Concrete (2.5" Depth) 

SY 

80,652 

$2.25 

$181,467.00 

D 

10-1.13 

Crack Sealing 

LS 

1 

$50,000.00 

$50,000.00 

8 

10-1.14 

Geocomposite Drain System 

LF 

25,341 

$15.00 

$380,115.00 

9 

10-1.15 

Construct Modified Caltrans ADA Ramps 

EA 

35 

$3,700.00 

$129,500.00 

10 

10-1.15 

Retrofit Existing Ramps 

EA 

3 

$1,500.00 

$4,500.00 

11 

10-1.17 

Adjust Water Boxes 

EA 

96 

$325.00 

$31,200.00 

12 

10-1.17 

Adjust Street Boxes 

EA 

34 

$325.00 

$11,050.00 

13 

10-1.17 

Adjust Standard Manhole Rim and Cover 

EA 

40 

$500.00 

$20,000.00 

14 

10-1.17 

Adjust Comm. Manhole Rim and Cover 

EA 

3 

$500.00 

$1,500.00 

15 

10-1.17 

Adjust 48"-54* Manhole Rim and Cover 

EA 

15 

$520.00 

$7,800.00 

16 

10-1.18 

Replace Traffic Signal Loop Detectors 

EA 

177 

$350.00 

$61,950.00 

17 

10-1.18 

Traffic Signal Video Detectors 

EA 

12 

$12,500.00 

$150,000.00 

18 

10-1.19 

Thermoplastic Traffic Striping 

LF 

50,702 

$.80 

$40,561.60 

19 

10-1.19 

Thermoplastic Pavement Markings 

SF 

2,584 

$3.50 

$9,044.00 

20 

10-1.19 

Median Nose Curb Painting 

LF 

393 

$2.00 

$786.00 

21 

10-1.19 

Blue Fire Hydrant Pavement Markers 

EA 

25 

$10.00 

$250.00 

22 

10-1.19 

Type D 2-Way Yellow Retroreflective Marker 

EA 

42 

$5.00 

$210.00 

23 

10-1.20 

2.5-inch Rubberized Hot Mix Asphalt Overlay 

TN 

12,310 

$107.00 

$1,317,170.00 

24 

10-1.21 

Signs and Signposts 

EA 

33 

$200.00 

$6,600.00 


Total S2.674.209.60 







































































































































































IV. PROHIBITED INTERESTS 

No employee of the City of Fairfield shall have any direct financial interest In this 
contracL This contract shall be voidable at the option of the City if this provision Is 
violated. 

V. WORKERS' COMPENSATION 

Contractor hereby certifies that Contractor Is aware of the provisions of Section 
3700 of the Labor Code which require every employer to be insured against liability 
for workers' compensation or to undertake self^nsurance In accordance with the 
■ provisions of that Code, and that Contiactor will comply with such provisions before 
commencing the performance of the work of ttris contracL 

VI. STATE OF CALIFORNIA PARTICIPATION 

The improvements contemplated In the performance of this contact is a Federal-Aid 
improvement over which the State of California shall exercise general super>^sion. 
The State of C^ifomia therefore shall have the right to assume foil and direct 
control over this contract whenever the State of California, at its discretion, shall 
determine that its responsibility to the United States so requires, in such cases the 
State Contract Act will govern. 

IN WITNESS WHEREOF, the parties have executed this Agreement the day and year first 
above written. 

WITNESS: CITY OF FAIRFIELD 




ARGONAUT CONSTRUCTORS 
CONTRACTOR 



Title 

Licensed in accordance an act providing for the 
registration of contractors. 


Contactor's License: 

a. Class: A B C32 HAZ 

b. Number 171432 _ 

c. Expiration Oats: 12/31/13 
FEI Number 94-1372854 
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EDD REPORTING REQUIREMENTS CHECKUST 


Effective January 1, 2001 the State Employment Development Department (EDD) requires the following. 


Please complete the following: (To be complete by the department) 

Deoartment: 

Date of Contract: 

Authorized by Res. No.: 

Contract Exoirafon Date: 

Person Revtewinq EDD Requirements: 

Phone: 



EDD REPORTING REQUIREMENTS . When CITY executes an agreement for or makes payment to CONSULTANT in the amount of 
S600 (six hundred dollars) or more in any one calendar year, CONSULTANT shall provide the following information to CITY to comply 
with EDD reporting requirements: 


A. Whether CONSULTANT is doing business as a sole proprietorship, partnership, limited liability partnership, corporation, limited 
liability corporation, non-profit corporation or other fona of organization. 

B. If CONSULTANT is doing business as a sole proprietoishtp, CONSULTANT shall provide the full name, address and social 
security number or federal tax identification number of the sole proprietor. 

C. If CONSULTANT is doing business as other than a sole proprietorship, CONSULTANT shall provide CONSULTANTS federal 
tax identification nu.mber. 


□ear Contracting Company: 

Pursuant to your contract with the above-mentioned City of Fairfieid DeparimenL you are required to complete box 1 AND box 2 below. 


Please Indicate the type of business and provide the information requested: 
BOX 1_ 


NAME AND ADDRESS 

FULL NAME 

Argonaut Constructors 

ADDRESS 

P.O. Box 639 

CITY, STATE, ZIP 

Santa Rosa, CA 95402 


AND 

BOX 2 _ 


X Box 

TYPE OF BUSINESS 

SOaAL SECURITY HUMBER AND/OR 
FEbERlU.ibNUMB^ 


SOLE PROPRIETORSHIP 



PARTNERSHIP 



LIMITED LIABILITY PARTNERSHIP 


X 

CORPORATION 

94-1372854 


UMITED UABILITY CORPORATION 



NON-PROFIT CORPORATION 



OTHER FORM OF ORGANIZATION 



PLEASE RETURN THIS FORM WITH THE SIGNED CONTRACT TO THE CITY OF FAIRFIELD 



























Executed in Triplicate 


Bond No.: 105764337 
Premium: $22,598.00 


PERFORMANCE BOND 

KNOW ALL PERSONS BY THESE PRESENTS that; 

WHEREAS ttie City of Fairfield (“City") has awarded to Argonaut Constructors 
1236 Central Avenue, Santa Rosa, CA 95402_ 


(Name and address of Contractof) 

(“Contractor”) a contract (the “Contract”) for the work described as follows: 

FAIRFIELD VARIOUS STREETS PAVEMENT REHABIUTATION 

FEDERAL AID PROJECT NO: STPL-SI32(0391 

WHEREAS, Contractor is required under the terms of the Contract to furnish a bond for 
the faithful performance of the Contract 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Travelers Casualty and Surety Company of America 
100 California Street. Suite 300. San Francisco. CA 94111 

(Name and address of Surety) 

(“Surety") a duly admitted surety insurer under the laws of the State of California, as 
Surety, are held and firmly bound unto City in the penal sum of Two Million Six Hundred 
Seventy-Four Thousand Two Hundred Nine and 60/100. 

DoHars f $ 2,674,209.60 _). this amount being not tess than one hundred 

percent (100%) of the total contract price, in lawhji money of ttie United States of 
America, for tfie payment of which sum well and truly to be made, we bind ourselves, our 
heirs, executors, administrators, successors, and ass^ns, jokitly and severally, finniy by 
these presents. 

THE CONDITION OF THIS OBUGATION IS SUCH THAT, if the hereby bounded 
Contractor, his, her or its heirs, executors, administrators, successors or assigns, shall in 
an things st^ to and abide by, and well and truly keep and perlbmn aH the und^takings, 
terms, coi^nants, conditions and agreements in the Contract and any aiteratbn thereof 
made as therein prwkled, on the Contractor's part to be kept and performed, aH within 
the time and hi tiie manner therein specifed, and in aH respects according to their tiue 
intent and meaning, and shsrii indemnify and hold harmless City, its officers, agents, and 
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ottiers as therem provided, tiien this obfigafon shall become null and void; othenivee, tt 
Shalt be and remain in fiiH force and effect 

In case suit is broi^ht upon this bond. Surety further agrees to pay aU court coste and 
reascNiabie attorneys' fees in an amount fb«d by the court 

FURTHER, the Surety, for value received, her^ stipulates and ^rees that no change. 
exterBion of time, alteration, addHion or modificafion to the terms of the Contact, or of the 
work to be performed thereunder, or the sp«:9ications for the sane, shall in any way 
affect its obligations urfoa- this bond, and It does hereby waive rxstice of any suc^ <^nge, 
extensicm of time, alteration, additfon, or modification to the terms of the Contract or to the 
work or to tiie specifications thereunder. Surety her^ waives tiie provisions of 
Calffomia Civil Code §§ 2845 and 2849. Ctiy is the prindpai berrafidary of tttis bond and 
has all r^hts of a party hereto. 

IN WITNESS WHEREOF, two (2) tdentkra! counterparts of this irrstrument, each of which 
sharfi for all purposes be deemed an ordinal hereof, have been duly executed by 
Contractor and Surety, on the date s^ fcxtii below, toe name of each coriK>rate party 
being hereto affixed and these presents duly signed by Hs unders^ed representative(s) 
pursuant to authority of its governing body. 

Dated: August 31, 2012 

“Contractor" 


By:_ Michael A. Smith Vice Presi dent By:_ Jennifer Dirking, Attorney-in-Fact 

Title Title 



“Surety" 

Travelers Casualty and Surety Company of Ame rica 


By:_ 

Title 


By:_ 

Title 


(Seal) 


(Saal) 


Note: Thte bartd must be executed in duplioate and dated, aff ^gpiaUaes must be 

notafbted and evidence of the auttK^ ofmypwsm as attxrteHhMbcf 

must be attmdmd. 





ACKNOWLEDGMENT 


State of California 

County of_ Sonoma _) 


On S ^ ^Oi before me, Sharon Lemos , Notary Public _ 

' ' (insert name and title of the officer) 

personally appeared IW vClfVd A _, 

who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies), and that by his/her/their signature(s) on the instrument the 
person(s), or the entity upon behalf of which the person(s) acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signatu ^ 


VA/ 





"'sftARON LEMOS 
Comm.# 1860423 

notary PUBUO-CALIFOSWA 

Sonoma County 


tiv. CvB Cco 




1 

n 

Mk 

J 


(Seal) 






PCOl 




JESSICA L. NOWLIN * 
COMM. #1967060 2 

NOTARY PUBLIC-CALIFORNIA § 
SAN FRANCISCO COUNTY 2 
My Comm. Expirt* N«4 16,2015 » 


who proved to me on the basis of satisfactory evidence to 
be the person(s) whose name(s) is/are subscribed to the 
within instrument and acknowledged to me that 
he/she/they executed the same in his/herAheir authorized 
capacity(ies), and that by his/her/lheir signature(s) on the 
instrument the person(s), or the entity upon behalf of 
which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS my hand and o 


Place Notary $eaJ Above 


Signature 

OPTiONA 


agnalunarof Notary Pu 


Though the information below is not required by law, it may prove valuable to persons relying on the document 
and could prevent fraudulent removal and reattachment of this form to another document. 

Description of Attached Document 

Title or Type of Document:_ 

Document Date:_Number of Pages:_ 

Signer(s) Other Than Named Above; _ 

Capacity(ies) Claimed by Signer(s) 


Signer’s Name;_ 

□ Individual 

□ Corporate Officer — Titie(s); _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


iRlGHTTHUMBPRirrrl 
OFSIGrgER 


Top of thumb here 


Signer’s Name: _ 

□ Individual 

□ Corporate Officer —Titlefs);_ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


I RiGHTTHUMBPRirfrl 
OF SIGNER 


Top Of thumb here 


Signer is Representing:. 


Signer Is Representing: 




&2007NatK>nai Notary Association *9350 De Soto Ave-,P.O. Box 24(K*Chatewarth.CA 91313-24(S*www.Nation8dhtotary.org ltemj>5907 ReofdenCalUbl-^^e 1*800^6-6627 















WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 


TRAVELERS J 


POWER OF ATTORNEY 

Farmington Casualty Company 

Fidelity and Guaranty Insurance Company 

Fidelity and Guaranty Insurance Underwriters, Inc. 

St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 


Attorney-In Fact No. 225444 


Certificate No. 004994903 


KNOW ALL MEN BY THESE PRESENTS: That St. Paul Fire and Marine Insurance Company, St. Paul Guardian Insurance Company and St. Paul Mercury Insurance 
Company are corporations duly organized under the laws of the State of Minnesota, that Farmington Casualty Company, Travelers Casualty and Surety Company, and 
Travelers Casualty and Surety Company of America are corporations duly organized under the laws of the State of Connecticut, that United States Fidelity and Guaranty 
Company is a corporation duly organized under the laws of the State of .Maryland, that Fidelity and Guaranty Insurance Company is a corporation duly organized under 
the laws of the State of Iowa, and that Fidelity and Guaranty Insurance Underwriters, Inc., is a corporation duly organized under the laws of the State of Wisconsin 
(herein collectively called the "Companies’'), and that the Companies do hereby make, constitute and appoint 

David Alvarado, Scott Gaddy, Jeff Parkhurst, Jessica Nowlin, S. Nicole Evans, Jennifer Dirking, and Teri L. Koehler 


of the City of Son FrancisCO _• state of_ C a l ifom ia _• their true and lawful Attomey(s)-in-Fact, 

each in their separate capacity if more than one is named above, to sign, e.vecute, seal and acknowledge any and all bonds, recognizances, conditional undertakings and 
other writings obligatory in the nature thereof on behalf of the Companies in their business of guaranteeing the fidelity of persons, guaranteeing the performance of 
contracts and executing or guaranteeing bonds and undertakings required or permitted in any actions or proceedings allowed by law. 


IN WITNESS WHEREOF, the Companies have caused this instrument to be signed and their corporate seals to be hereto affixed, this. 
dav of August_, 2012 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 
Fidelity and Guaranty Insurance Underwriters, Inc. 
St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 


(«Ul»8 2Mo| 


{|( 1977)1 







*“ 

W-,S£ AL./S/ 


\^SXAL/ij 


e HAfnTOftD.l <\ 
l"V CONN. J nl 




b| 


ItfiV 1898 


State of Connecticut 
City of Hartford ss. 


/ Thompson, ^nior Vice President 


On this the _day of _, ^ 0 ^ 2 before me personally appeai'ed George W. Thompson, who acknowledged 

himself to be the Senior Vice President of Farmington Casualty Company, Fidelity and Guaranty Insurance Company, Fidelity and Guaranty Insurance Underwriters, 
Inc., St. Paul Fire and Marine Insurance Company. St. Paul Guardian Insurance Company, St. Paul Mercury Insurance Company. Travelers Casualty and Surety 
Company, Travelers Casualty and Surety Company of America, and United States Fidelity and Guaranty Company, and that he, as such, being authorized so to do, 
executed the foregoing instrument for the purposes therein contained by signing on behalf of the corporations by himself as a duly authorized officer. 


In Witness Whereof, I hereunto set my hand and official seal. 
My Commission expires the 30th day of June, 2016. 






‘Marie C. Tetreault, Notary Public 


58440-6-11 Printed in U.S.A, 


WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 









Executed in Triplicate 


Bond No,: 105764337 

Premium: Included on Performance Bond 


PAYMENT BOND 
(LABOR AND MATERIALS) 

KNOW ALL PERSONS BY THESE PRESENTS that: 

WHEREAS the City of Fairfield (“City") has awarded to_ Argonaut Constructors 

1236 Central Avenue. Santa Rosa. CA 95402 


(Name and address of Contractor) 

(“Contractor”), a contract (the “Contract”) for the work described as follows: 

FAIRFIELD VARIOUS STREETS PAVEMENT REHABILITATION 

FEDERAL AID PROJECT NO: STPL-S1321039) 

WHEREAS, Contractor is required under the terms of the Contract and the California Civil 
Code to secure the payment of claims of laborers, mechanics, matenalmen, and other 
persons as provided by law. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Travelers Casualty and Surety Company of America _ 

100 California Street, Suite 300, San Francisco, CA 94111 _, 

(Name and address of Surety) 

(“Surety”) a duly admitted surety insurer under the laws of the State of California, as 
Surety, are held and firmly bound unto City In the penal sum of Two Million six Hundred 
Seventy-Four Thousand Two Hundred Nine and 60/100. 

Dollars f $ 2.674,209.60 _), this amount being not less than one hundred percent 

(100%) of the total contract price, in lawful money of the United States of America, for ttie 
payment of which sum well and truly to be made, we bind ourselves, our heirs, executors, 
administrators, successors, and assigns, jointly and severally, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded 
Contractor, his, her or its heirs, executors, administrators, successors or assigns, or 
subcontractors shall fail to pay any of the persons named in Sectfon 3181 of foe Caiifcxeia 
Civil Code, or any amounts due under the Unemployment Insurance Cocte with respect to 
vw>rk or labor performed under foe Contract, or for any amounts require to te d«ilucted. 
withheld, and paid over to foe Employment Development Department from the wages of 
employee of foe Contractor and subcontractors pursuant to Section 13020 of foe 
Unemployment Insurance Code, with respect to work or labor performed under the 
Contract foe Surety will pay for the same in an amount rxit exo^ing foe [^nal sum 
specified in this bond; otherwise, this obligation shall become null and vod. 

This bond shall inure to the benefit of any of foe persons nanned in Sectkvr 3181 of the 
Caiifomia Civil Code so as to give a right of action to sucfo persons or their assigns in any 
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suit brought upon (he bond. In rase suit is brought upon this borxt. Surety hjither agrees 
to pay all court co^ and reasonable attorneys' fees in an amount fixed by Vtm court 

FURTHER, tte Surety, rex' value received, heret^ stipulates and agrees that no change, 
extensbn of time, alteration, addition or modificatkm to the terms of the Contract, or llie 
vKxk to be performed thereunder, or the specifications for the sanw. shall in any way 
afford ‘rts oblations under this bond, aixi it does hereby waive notice of any such change, 
extensfon of time, alteration, add'tion, or modfiication to the terms of foe Contract or to the 
WKsrk or to the spedfications thereunder. Surety hereby wav^ the prov^ons of 
Califomia Civil Code §§ 2845 and 2849. 


IN WITNESS WHEREOF, two (2) identical counterparts of this instrument, eadi of vfoidi 
shall for all purposes be deemed an or^nal hereerf, have been duty exeaited by 
Contiador and Surety, <x\ foe date set foifo below, foe name of each corporate psuty 
behig hereto affixed and these presents duly signed by its undersigned representativs(s) 
pursuant to authority of its governing body. 

Dated: August 31, 2012 _ 

“Contractor" “Surety" 


Argonaut Constructors 


Travelers Casualty and Surety Company of Ame rica 

kJIa 

Qy; Michael A. Smith Vice President Bv: Jennifer Dirking, Attorney-In-Fact 

Tide Title 



Bv: 

Title 


Bv: 

Title 


(SeaO 


(Sea/; 


Note: TTtis bond must be executed in duf^ate and dSafod, aff ^gnatures must be 

notarize emdevkience c^ttte au^htxfty ofanypers<m signing as ^tomBy-kh4^ 
rmst be attached. 
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ACKNOWLEDGMENT 


State of California 
County of_ Sonoma 


before me, Sharon Lem os, Notary Public _ 

(insert name and title of the officer) 

personally appeared Wl __ 

who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same m 
is/her/their authorized capaclty(ies), and that by his/her/their signature(s) on the instrument the 
personfs), or the entity upon behalf of which the person(s) acted, executed the instrument 

I certify under PENALTY OF pr PJURY under the laws of the State of California that the foregoing 
paragraph is true and correct 


WITNESS my hand and official seal 

f A 


"sharonTemoTI 
Comm,# 1860423 « 

notary puslic-california ui 
Sonoma County 

Ai.. I-.*.... CvfY eco 4 OAII •T 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 

County of San Francisco 

August 31; 2012 

On_ before me. 

Dale 


_} 

Jessica L. Nowlin, Notary Public 

Here Insert Name and Title of the Officer 


personally appeared_ Jennifer Dirking _ 

Name^s) of Stgner(s) 


^ ^ ^ ■*■ .it. ^ 1*^ ^ g 

JESSICA L. NOWUN * 

. COMM. #1957060 ^ 

PJJgiJC-CALIFORNIA g 
FRANCISCO COUNTY S 

My Comm. Expires Nov. 16,2015 « 

.. . V 



who proved to me on the basis of satisfactory evidence to 
be the person(s) whose name(s) is/are subscribed to the 
within instrument and acknowledged to me that 
he/she/lhey executed the same in his/herAheir authorized 
capacity(ies), and that by his/herAheir signature(s) on the 
instrument the person(s), or the entity upon behalf of 
which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws 
of the State of California that the foregoing paragraph is 
true and correct. 



Though the information below is not required by law, it may prove valuable to persons relying on the document 
and couid prevent fraudulent removal and reattachment of this form to another document. 


Description of Attached Document 


Title or Type of Document:_ 

Document Date;_Number of Pages: 

Signers) Other Than Named Above: _ 


Capacity(ies) Claimed by Signer(s) 


Signer’s Name:_ 

□ Individual 

□ Corporate Officer — Titlefs); _ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


Signer Is Representing: 


RIGHT THUM0PRIMT 
OFSlGfJEH 


Top of Ihumb here 


Signer’s Name;_ 

□ Individual 

□ Corporate Officer — Title(s):_ 

□ Partner — □ Limited □ General 

□ Attorney in Fact 

□ Trustee 

□ Guardian or Conservator 

□ Other:_ 


Signer Is Representing: 


RlGHTTHUMBPRihJT 
OF SIGNER 


Top of thumb here 


02007 National Notary Association* 9350 De Soto Ave^RO. Box 2402«Chalsvrarth.CA 91313-2402*www.NatictfiaH'totary.org item#5907 Reorder Call ToH-Free1-800<07&-6827 










WARNING; THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 


TRAVELERS J 


POWER OF ATTORNEY 

Farmington Casualty Company 

Fidelity and Guaranty Insurance Company 

Fidelity and Guaranty Insurance UnderAvriters, Inc. 

St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 


Attorney-In Fact No. 225444 


Certificate No. 004994907 


KNOW ALL MEN BY THESE PRESENTS: That St. Paul Fire and Marine Insurance Company, St. Paul Guardian In.surance Company and St. Paul Mercury Insurance 
Company are corporations duly organized under the laws of the State of Minnesota, that Farmington Casualty Company, Travelers Casualty and Surety Company, and 
Travelers Casualty and Surety Company of America are corporations duly organized under the laws of the State of Connecticut, that United States Fidelity and Guaranty 
Company is a corporation duly organized under the laws of the State of Maryland, that Fidelity and Guaranty Insurance Company is a corporation duly organized under 
the laws of the State of Iowa, and that Fidelity and Guaranty Insurance Underwriters, Inc., is a corporation duly organized under the laws of the State of Wisconsin 
(herein collectively called the "Companies”), and that the Companies do hereby make, constitute and appoint 

David Alvarado, Scott Gaddy, Jeff Parkhurst, Jessica Nowlin, S. Nicole Evans, Jennifer Dirking, and Teri L. Koehler 


of the City of S a n FranciscO _• _C a li for nia _• ^heir true and lawful Attomey(s)-in-Fact, 

each in their separate capacity if more than one is named above, to sign, execute, seal and acknowledge any and all bonds, recognizances, conditional undertakings and 
other writings obligatory in the nature thereof on behalf of the Companies in their business of guaranteeing the fidelity of persons, guaranteeing the performance of 
contracts and executing or guaranteeing bonds and undertakings required or peniiitted in any actions or proceedings allowed by law. 


IN WITN'ESS WHEREOF, the Companies have caused this instrument to be signed and their corporate seals to be hereto affixed, this. 
day of August _. 2012 , 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 
Fidelity and Guaranty Insurance Underwriters, Inc. 
St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 




(sr H 


' WCOBPOMitnl 

■ 1951 i 







i.SEAL/Si 








Irwl 


State of Connecticut 
City of Hartford ss. 


I Thompson, ^nior Lice President 


On this the _day of August _ 20^2 _ before me personally appeared George W. Thompson, who acknowledged 

himself to be the Senior Vice President of Farmington Casualty Company, Fidelity and Guaranty Insurance Company, Fidelity and Guaranty Insurance Underwriters, 
Inc.. St. Paul Fire and Marine Insurance Company. St. Paul Guardian Insurance Company, St. Paul Mercury Insurance Company, Trai'elers Casualty and Surety 
Company. Travelers Casualty and Surety Company of America, and United States Fidelity and Guaranty Company, and that he, as such, being authorized so to do, 
executed the foregoing instrument for the purposes therein contained by signing on behalf of the corporations by himself as a duly authorized officer. 


In Witness Whereof, I hereunto set my hand and official seal. 
My Commission expires the 30th day of June, 2016. 




lO/vU C. 


■ Marie C. Tetreault. Notary Public 


58440-6-11 Printed in U.S.A. 


WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 













CITY OF FAIRFIELD 


STATE OF CALIFORNIA 
PROPOSAL 

FAIRFIELD VARIOUS STREETS PAVEMENT REHABILITATION 
FEDERAL AID PROJECT NO: STPL-513210391 

Name of Bidder: Argonaut Constructors 


To the City Clerk of the City of Fairfield; 

The work for which this proposal is submitted is for construction in accordance with the 
special provisions (including the payment of not less than the State general prevailing 
wage rates or the Federal minimum wage rates set forth herein), the project plans 
described below, including any addenda thereto, the contract annexed hereto, and also in 
accordance with the Department of Transportation Standard Plans, dated May, 2006, the 
Standard Specifications, dated May, 2006, and the Labor Surcharge And Equipment 
Rental Rates in effect on the date the work is accomplished. Bids are to be submitted for 
the entire work. The amount of the bid for comparison purposes will be total amount of 
bid. 

The undersigned declares that he has examined the locations of the proposed work, that 
he has examined the plans, specifications, and all the contract documents, and hereby 
proposes to furnish all materials, labor, equipment, and perform all the work in strict 
accordance with said plans, specifications, and contract documents in consideration of the 
attached schedule. 

The undersigned further agrees that, upon written acceptance of this bid, he will within 
fifteen (15) working days of receipt of such notice execute a formal contract agreement 
with the City of Fairfield, with necessary bonds and certificate and city standard form 
endorsement of insurance. He also agrees that, in the case of default in executing the 
contract, the proceeds of the check or bond accompanying his bid shall become the 
property of the City of Fairfield. 

The undersigned agrees that, if awarded the contract, he will commence the work upon 
written notice to proceed and shall diligently prosecute the same to completion before the 
expiration of SIXTY-FIVE (65) calendar days from the date of said written notice to 
proceed. 





The bidder shall set forth for each unit basis item of work an item price and a total for the 
item, and for each lump sum item a total for the item, all in clearly legible figures in the 
respective spaces provided for this purpose. In the case of unit basis items, the amount 
set forth under the "Total" column shall be the extension of the item price bid on the basis 
of the estimated quantity for this item. 

In case of discrepancy between the item price and the total set forth for a unit basis item, 
the item price shall prevail, provided, however, if the amount set forth as an item price is 
ambiguous, unintelligible or uncertain for any cause, or is omitted, or is the same amount 
as the entry in the "Total" column, then the amount set forth in the "Total" column for the 
item shall prevail and shall be divided by the estimated quantity for the item and the price 
thus obtained shall be the item price. 

If both the unit price and the item total are unreadable or otherwise unclear, or are omitted, 
the bid may be deemed irregular. Likewise if the item total for a lump sum item is 
unreadable or otherwise unclear, or is omitted, the bid may be deemed irregular unless the 
project being bid has only a single item and a clear, readable total bid is provided. 

Symbols such as commas and dollar signs will be ignored and have no mathematical 
significance in establishing any unit price or item total or lump sums. Written unit prices, 
item totals and lump sums will be interpreted according to the number of digits and, if 
applicable, decimal placement. Cents symbols also have no significance in establishing 
any unit price or item total since all figures are assumed to be expressed in dollars and/or 
decimal fractions of a dollar. Bids on lump sum items shall be item totals only; if any unit 
price for a lump sum item is included in a bid and it differs from the item total, the items 
total shall prevail. 

The foregoing provisions for the resolution of specific irregularities cannot be so 
comprehensive as to cover every omission, inconsistency, error or other irregularity which 
may occur in a bid. Any situation not specifically provided for will be determined in the 
discretion of the City of Fairfield Department of Public Works, and that discretion will be 
exercised in the manner deemed by the City of Fairfield Department of Public Works to 
best protect the public interest in the prompt and economical completion of the work. The 
decision of the City of Fairfield Department of Public Works respecting the amount of a bid, 
or the existence or treatment of an irregularity in a bid, shall be final. 

If this proposal shall be accepted and the undersigned shall fail to enter into the contract 
and furnish the two (2) bonds in the sums required by the State Contract Act, with surety 
satisfactory to the Department of Public Works, within 15 days, not including Saturdays, 
Sundays and legal holidays, after the bidder has received notice from the Department that 
the contract has been awarded, the Department of Public Works may, at its option, 
determine that the bidder has abandoned the contract, and thereupon this proposal and 
the acceptance thereof shall be null and void and the forfeiture of such security 
accompanying this proposal shall operate and the same shall be the property of the City of 
Fairfield. 
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The undersigned, as bidder, declares that the only persons or parties interested in this 
proposal as principals are those named herein; that this proposal is made without collusion 
with any other person, firm, or corporation; that he has carefully examined the location of 
the proposed work, the annexed proposed form of contract, and the plans therein referred 
to; and he proposes, and agrees if this proposal is accepted, that he will contract with the 
City of Fairfield, in the form of the copy of the contract annexed hereto, to provide all 
necessary machinery, tools, apparatus and other means of construction, and to do all the 
work and furnish all the materials specified in the contract, in the manner and time therein 
prescribed, and according to the requirements of the Engineer as therein set forth, and 
that he will take in full payment therefore the following prices, to wit: 

The following quantities are approximate only, being given as a basis for the comparison 
of bids, and the City of Fairfield does not expressly or by implication agree that the actual 
amount of work will correspond therewith and reserves the right to increase or decrease 
the amount of any portion of the work or to omit portions of the work as may be deemed 
necessary or advisable by the City Engineer. The undersigned further agrees to accept 
the aforesaid unit bid prices in compensation for any additions or deductions caused by 
variation in quantity due to more accurate measurement or by any changes or alterations 
in the plans or specifications of the work. 

Bidder acknowledges receipt of the following addenda; 

L _ 







FAIRFIELD VARIOUS STREETS PAVEMENT REHABILITATION 
FEDERAL AID PROJECT NO: STPL-5132(039) 


Item 

Spec. 

Section 

Item Description 

Unit 

Quantity 

Unit 

Price 

Item Total 

1 

10-1.04 

Mobilization 

LS 

1 



2 

10-1.05 

Storm Water Pollution Prevention 

LS 

1 


Jaco.<DO 

3 

10-1.07 

Traffic Control 

LS 

1 

4 

f!WM% 


4 

10-1.10A 

Clearing and Grubbing 

LS 

1 



5 

10-1.11 

Full Depth Base Repair (8" Depth) 

SF 

8,834 



6 

10-1.12 

Cold Planing Asphalt Concrete (2.5" Depth) 

SY 

80,652 



7 

10-1.13 

Crack Sealing 

LS 

1 

c 


WSSSSlSk 

8 

10-1.14 

Geocomposite Drain System 

LF 

25,341 



9 

10-1.15 

Construct Modified Caltrans ADA Ramps 

EA 

35 



10 

10-1.15 

Retrofit Existing Ramps 

EA 

3 



11 

10-1.17 

Adjust Water Boxes 

la 

96 



12 

10-1.17 

Adjust Street Boxes 

m 

34 



13 

10-1.17 

Adjust Standard Manhole Rim and Cover 

o 

40 



14 

10-1.17 

Adjust Comm. Manhole Rim and Cover 

m 

3 



15 

10-1.17 

Adjust 48”-54’' Manhole Rim and Cover 

EA 

15 



16 

10-1.18 

Replace Traffic Signal Loop Detectors 

EA 

177 



17 

10-1.18 

Traffic Signal Video Detectors 

EA 

12 



IZ 

10-1.19 

Thermoplastic Traffic Striping 

LF 

50,702 

,S0 


19 

10-1.19 

Thermoplastic Pavement Markings 

SF 

2,584 



20 

10-1.19 

Median Nose Curb Painting 

LF 




21 

10-1.19 

Blue Fire Hydrant Pavement Markers 

EA 

n 


O^idd 

22 

10-1.19 

Type D 2-Way Yellow Retroreflective Marker 

EA 

42 



23 

10-1.20 

2.5-inch Rubberized Hot Mix Asphalt Overlay 

TN 




24 

10-1.21 

Signs and Signposts 

EA 

33 


/Id 


Total 


Please complete this form legibly and in its entirety. 


Incomolete forms shall be orounds for 





















































































































































FAIRFIELD VARIOUS STREETS PAVEMENT REHABILITATION 


FEDERAL AID PROJECT NO; STPL-5132(039) 

DESIGNATION OF SUBCONTRACTORS 

In accordance with Section 5 of the General Provisions for this contract, the following list of 
subcontractors is submitted with the proposal and made a part thereof. 

If the Contractor fails to specify a subcontractor for any portion of the work to be performed 
under the contract, he shall be deemed to have agreed to perform such portion himself, 
and he shall not be permitted to subcontract that portion of the work except under the 
conditions hereinafter set forth. 

Subletting or subcontracting of any portion of the work for which no subcontractor was 
designated in the original bids shall only be permitted in cases of public emergency or 
necessity, and then only after receiving written approval from the City Engineer. 

The name and location of the shop or office of each subcontractor who will perform work 
or labor or render service to the Contractor in or about the construction of the project and 
that portion of the work to be performed by the subcontractor is as follows: 


Subcontractor's Name and 
Address 

Sub-contractor 
License Number 

Portion of Work or Item(s) 
of work to be performed 

Percent of 
Total 









-7- 

_/ 




■/W-75V 












7^59dZ 
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WMBk 
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Sub-contractor 
License Number 

Portion of Work or Item(s) 
of work to be performed 

Percent of 
Total 




/S‘/. 




- ^ ^ 9 - 

C 

_-£=3_ 












^ / 




7 ) 












8) 












9 ) 












10 ) 













Note: Attach additional sheets if required 
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Portion of Work or Item(s) 
of work to be performed 

Percent of 
Total 

5 ) 












6 ) 












7 ) 












8 ) 












9 ) 












10 ) 













Note; Attach additional sheets if required 
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Subcontractor's Name and 

Address _ 

5 ) 


Sub-contractor 
License Number 


Portion of Work or Item(s) 
of work to be performed 


Percent of 
Total 



I 







6 ) 












7 ) 












8 ) 












9 ) 












10 ) 













Note: Attach additional sheets if required 
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i.Cert., Fed/FAS 07-06-92; 


THE BIDDER'S EXECUTION ON THE SIGNATURE PORTION OF THIS PROPOSAL 
SHALL ALSO CONSTITUTE AN ENDORSEMENT AND EXECUTION OF THOSE 
CERTIFICATIONS WHICH ARE A PART OF THIS PROPOSAL 


EQUAL EMPLOYMENT OPPORTUNITY CERTIFICATION 


The bidder Ar gonaut Construct orsproppsed subcontractor _ . hereby 

certifies that he has x . has not_, participated in a previous contract or 

subcontract subject to the equal opportunity clauses, as required by Executive Orders 
10925, 11114, or 11246, and that, where required, he has filed with the Joint Reporting 
Committee, the Director of the Office of Federal Contract Compliance, a Federal 
Government contracting or administering agency, or the former President's Committee on 
Equal Employment Opportunity, all reports due under the applicable filling requirements. 

Note: The above certification is required by the Equal Employment Opportunity 
Regulations of the Secretary of Labor (41 CFR 60-1.7(b) (1)), and must be submitted by 
bidders and proposed subcontractors only in connection with contracts and subcontracts 
which are subject to the equal opportunity clause. Contracts and subcontracts which are 
exempt from the equal opportunity clause are set forth in 41 CFR 60-1,5. (Generally only 
contracts or subcontracts of $10,000 or under are exempt.) 

CurrenOy, Standard Form 100 (EEO-1) is the only report required by the Executive Orders 
or their implementing regulations. 

Proposed prime contractors and subcontractors who have participated in a previous 
contract or subcontract subject to the Executive Orders and have not filed the required 
reports should note that 41 CFR 60-1.7(b) (1) prevents the award of contracts and 
subcontracts unless such contractor submits a report covering the delinquent period or 
such other period specified by the Federal Highway Administration or by the Director, 
Office of Federal Contract Compliance, U.S. Department of Labor. 
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Section 10285.1 07-06-92 


PUBLIC CONTRACT CODE SECTION 10285.1 STATEMENT 

In accordance with Public Contract Code Section 10285.1 (Chapter 376, Stats. 1985), the 
bidder hereby declares 

under penalty of perjury under the laws of the State of California that the bidder has 

_, has no t ^ . been convicted within frte preceding three years of any offenses 

referred to in that section, including any charge of fraud, bribery, collusion, conspiracy, or 
any other act in violation of any state or Federal antitrust law in connection with the bidding 
upon, award of, or performance of, any public works contract, as defined in Public Contract 
Code Section 1101, with any public entity, as defined in Public Contract Code Section 
1100, including the Regents of the University of California or the Trustees of the California 
State University. The term "bidder" is understood to include any partner, member, officer, 
director, responsible managing officer, or responsible managing employee thereof, as 
referred to in Section 10285.1. 

Note; The bidder must place a check mark after "has" or "has not" in one of the blank 
spaces provided. 

The above Statement is part of the Proposal. Signing this Proposal on the signature 
portion thereof shall also constitute signature of this Statement. 

Bidders are cautioned that making a false certification may subject the certifier to criminal 
prosecution. 
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Federal Questionnaire/Statement 07-06-92 


PUBLIC CONTRACT CODE SECTION 10162 QUESTIONNAIRE 

In accordance with Public Contract Code Section 10162, the Bidder shall complete, under 
penalty of perjury, the following questionnaire; 

Has the bidder, any officer of the bidder, or any employee of the bidder who has a 
proprietary interest in the bidder, ever been disqualified, removed, or otherwise prevented 
from bidding on, or completing a federal, state, or local government project because of a 
violation of law or a safety regulation? 

Yes 

If the answer is yes, explain the circumstances in the following space. 



PUBLIC CONTRACT SECTION 10232 STATEMENT 

In accordance with Public Contract Code Section 10232, the Contractor, hereby states 
under penalty of perjury, that no more than one final unappealable finding of contempt of 
court by a federal court has been issued against the Contractor within the immediately 
preceding two year period because of the Contractor’s failure to comply with an order of a 
federal court which orders the Contractor to comply with an order of the National Labor 
Relations Board. 


Note: The above Statement and Questionnaire are part of the Proposal. Signing this 
Proposal on the signature portion thereof shall also constitute signature of this Statement 
and Questionnaire. 

Bidders are cautioned that making a false certification may subject the certifier to criminal 
prosecution. 





Fed. Title 49 07-06-92 


DEBARMENT AND SUSPENSION CERTIFICATION 
TITLE 49, CODE OF FEDERAL REGULATIONS, PART 29 

The bidder, under penalty of perjury, certifies that, except as noted below, he/she or any 
other person associated therewith in the capacity of owner, partner, director, officer, 
manager: 

. is not currently under suspension, debarment, voluntary exclusion, or determination 
of ineligibility by any federal agency; 

• has not been suspended, debarred, voluntarily excluded or determined ineligible by 
any federal agency within the past 3 years; 

. does not have a proposed debarment pending; and 

. has not been indicted, convicted, or had a civil judgment rendered against it by a 
court of competent jurisdiction in any matter involving fraud or official misconduct within the 
past 3 years. 

If there are any exceptions to this certification, insert the exceptions in the following space. 


Exceptions will not necessarily result in denial of award, but will be considered in 
determining bidder responsibility. For any exception noted above, indicate below to whom 
it applies, initiating agency, and dates of action. 


Notes: Providing false information may result in criminal prosecution or administrative 
sanctions. 

The above certification is part of the Proposal. Signing this Proposal on the 
signature portion thereof shall also constitute signature of this Certification. 
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Lobbying Cert 06-04-90 


Nonlobbying Certification for Federal Aid Contracts 


The prospective participant certifies, by signing and submitting this bid or proposal, to the 
best of his or her knowledge and belief, that: 

(1) No Federal appropriated funds have been paid or will be paid, by or on behalf of the 
undersigned, to any person for influencing or attempting to influence an officer or 
employee of any Federal agency, a Member of Congress, an officer or employee of 
Congress, or an employee of a Member of Congress in connection with the awarding of 
any Federal contract, the making of any Federal grant, the making of any Federal loan, the 
entering into of any cooperative agreement, and the extension, continuation, renewal, 
amendment, or modification of any Federal contract, grant, loan, or cooperative 
agreement. 

(2) If any funds other than Federal appropriated funds have been paid or will be paid to 
any person for influencing or attempting to influence an officer or employee of any Federal 
agency, a Member of Congress, an officer or employee of Congress, or an employee of a 
Member of Congress in connection with this Federal contract, grant, loan, or cooperative 
agreement, the undersigned shall complete and submit Standard Form-LLL, "Disclosure of 
Lobbying Activities," in accordance with its instructions. 

This certification is a material representation of fact upon which reliance was placed when 
this transaction was made or entered into. Submission of this certification is a prerequisite 
for making or entering into this transaction imposed by Section 1352, Title 31, U S. Code. 
Any person who fails to file the required certification shall be subject to a civil penalty of not 
less than $10,000 and not more than $100,000 for each such failure. 

The prospective participant also agrees by submitting his or her bid or proposal that he or 
she shall require that the language of this certification be included in all lower tier 
subcontracts, which exceed $100,000 and that all such subrecipients shall certify and 
disclose accordingly. 





NONCOLLUSION AFFIDAVIT TO BE EXECUTED BY BIDDER 
AND SUBMITTED WITH BID 


In accordance with Title 23 United States Code Section 112 and Public Contract Code 

7106, Michael A. Smith _being first duly sworn, deposes and says that 

he or she is vice President _of Argonaut Constructors _the 

party making the foregoing bid, that the bid is not made in the interest of, or on behalf of, 
any undisclosed person, partnership, company, association, organization, or corporation; 
that the bid is genuine and not collusive or sham; that the bidder has not directly or 
indirectly induced or solicited any other bidder to put in a false or sham bid, and has not 
directly or indirectly colluded, conspired, connived, or agreed with any bidder or anyone 
else to put in a sham bid, or that anyone shall refi^ain from bidding; that the bidder has not 
in any manner, directly or indirectly, sought by agreement, communication, or conference 
with anyone to fix the bid price of the bidder or any other bidder, or to fix any overhead, 
profit, or cost element of the bid price, or of that of any other bidder, or to secure any 
advantage against the public body awarding the contract of anyone interested in the 
proposed contract; that all statements contained in the bid are true; and further, that the 
bidder has not, directly or indirectly, submitted his or her bid price or any breakdown 
thereof, or the contents thereof, or divulged information or data relative thereto, or paid, 
and will not pay, any fee to any corporation, partnership, company association, 
organization, bid depository, or to any rriember or agent thereof to effectuate a collusive or 
sham bid. 

Note; The above Noncoiiusion Affidavit is part of the Proposal. Signing this 
Proposal on the signature portion thereof shall also constitute signature of 
this Noncollusion Affidavit. 

Bidders are cautioned that making a false certification may subject the 
certifier to criminal prosecution. 

I certify (or declare) under penalty of peijury under the laws of the State of California that 
the foregoing is true and correct. 


(Date) 06 / 1^12 


NOTE: THIS FORM MUST BE NOTARIZED. 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 


County of Sonoma 

On June IS, 2012 before me, Kelly Torres, Notary Public, personally appeared Michael 
A. Smith, who proved to me on the basis of satisfactory evidence to be the person whose 
name is subscribed to the within instrument and acknowledged to me that he executed the 
same in his authorized capacity, and that by his signature on the instrument the person, or 
the entity upon behalf of which the person acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that 
the foregoing paragraph is true and correct. 


WITNESS my hand and official seal. 




1 


.KELLY TORRES 

Commission # 1809916 
Notary Public - Califc 
“"jpy Sonoma County L 

Mv Comm. Expires Aug 17,2012 J 
^ «» > * * * " » 


California I 


Kelly Torres 


OPTIONAL INFORMATION 


Title or Type of Document Non Collusion Affidavit 

Fairfield Various Streets Pavement 
Rehab - Federal Aid # STPL-5132(039) 


Capacity Claimed by Signer Vice-President of Argonaut Constructors 







Bidders Bond 

Accompanying this proposal is a (select one) _check or _cashier's check 

(payable to “City of Fairfield") in an amount equal to at least ten percent of the total of the 
bid. 


IMPORTANT NOTICE 

By my signature on this proposal I certify, under penalty of peijury under the laws of the 
State of California, that the foregoing questionnaire and statements of Public Contract 
Code Sections 10162, 10232 and 10285.1 are true and correct and that the bidder has 
complied with the requirements of Section 8103 of the Fair Employment and Housing 
Commission Regulations (Chapter 5. Title 2 of the California Administrative Code). By my 
signature on this proposal I further certify, under penalty of perjury under the laws of the 
State of California and the United States of America, that the Noncoliusion Affidavit 
required by Title 23 United States Code, Section 112 and Public Contract Code Section 
7106; and the Title 49 Code of Federal Regulations, Part 29 Debarment and Suspension 
Certification are true and correct. 







Argonaut Constructors 

Name of Firm 


P.O. Box 639 Santa Rosa, CA 95402 

Business Address 


707-542-4862 

Phone Number 



Si^ature 

Mich 


esponsibib Official 

A. Smith V/P 


Contractor's License; 

a. Class;_ a b C32 haz 

b. Number; 1'71432 _ 

c. Expiration Date; 12/31/12 

FEI Number; 94-1372854 


If bidder or other interested person is a corporation, state legal name of corporation 
secretary, treasurer, and manager thereof; if a co-partnership, state true name of firm, also 
names of all individual copartners composing firm; if bidder or other interested person is an 
individual, state first and last names in full. 


Argonaut Constructors 


Michael D. Smith President 


Michael A. Smith Sec/Tres 
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BID BOND 


KNOW ALL PERSONS BY THESE PRESENTS that: 

Vyfl-iEREAS the City of Fairfietd (‘‘City') has issued an invitation for bids for the work 
described as follows: 

FAIRRELD VARIOUS STREETS PAVEMENT REHABILITATION 
FEDERAL AID PROJECT NO: STPL-S13210391 

WHEREAS Argonaut Constructors _ 

1236 Central Avenue. Santa Rosa, CA 95402 _ 

(Name and address of Bidd&) 

("Contractor') desires to si^it a bid to City for the work. 

WHEREAS, bidders are required under Uie provisions of the California Public Contract 
Code to furnish a form of bidder’s security with their bid. 

NOW, THEREFORE, we, the undersigned Contractor, as Principal, and_ 

Travelers Casualty and Surety Company of America 

11090 White Rock Road, Rancho Cordova, CA 95670 _, 

(Name and address ot Surety) 

(‘Surety”} a duly admitted surety insurer i^ider the laws of the State of CaRfomia, as 
Surety, are hdd and firmly bound unto City In the penal sum of Ten Percent of Bid Amount 


Doltars f t 10% of Bid Amount- ) . being rrol less than ten percent (10%) of the 

total bid price, in lawful money of the United States of America, for tie payment of which 
sum well and truly to be made, we bind ourselves, our heirs, executors, administrator, 
successors, and assigns, jointly and severalty, firmly by these presents. 

THE CONDITION OF THIS OBLIGATION IS SUCH THAT, if the hereby bounded 
Contractor is awarded a contract fOr the work by City and. within the time and in the 
martner required by the bidding specifications, enters into the written form of contract 
included vrith biddir^ spedficatior», temishes the required bonds, one to guarantee 
faithful performance and the other to guarantee payment for labor and materials, and 
terNshes the required insurance cover^es, then this obllgatbn stttll become nun and 
void; otherwise, it shall be and remain in full force and effect. 
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In case suit is brought upon this bond. Surety further agrees to pay all court costs incurred by 
City in the suit and reasonable attorneys’ fees in an amouit fixed by the court. Surety hereby 
waives the provisions of California Civil Code § 2845. IN WITNESS WHEREOF, this 
instrument has been duly executed by Conb-actor and Surety, on the date set forth below, the 
name of each corporate party being hereto affixed and these presents duly signed by its 
undersigned representative(s} pursuant to authority of its governing body. 


Dated: June 13, 2012 


“Contractor' “Surely* 

Argonaut Constructors _ Travelers Casualty and Surety Company of America 


By:^ 






By:. 






Jessie^ Nowlin, Attorney-in-Fact 


By:. 


TitJe 


By:. 


Title 


fSeaf; fSea/; 

Atote; This borvi must be d^ed, att signatures must be rK)tarized, and evidmee of the 
authorty of arty person signing as attorney-in-fact must be attached 
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CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 


County of Sonoma 

On June 18, 2012 before me, Kelly Torres, Notary Public, personally appeared Michael 
A. Smith, who proved to me on the basis of satisfactory evidence to be the person whose 
name is subscribed to the within instrument and acknowledged to me that he executed the 
same in his authorized capacity, and that by his signature on the instrument the person, or 
the entity upon behalf of which the person acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that 
the foregoing paragraph is true and correct. 


WITNESS my hand and official seal. 


Kelly Torres 



KELLY TORRES f 

Commission # 1809916 t 

Notary Public - California | 

Sonoma County “ 

My Comm. Expires Aug 17,2012 l 


OPTIONAL INFORMATION 


Title or Type of Document Bid Bond 

Fairfield Various Streets Pavement Rehab 
Federal Aid # STPL-5132(039) 


Capacity Claimed by Signer. Vice-President of Argonaut Constructors 






CALIFORNIA ALL-PURPOSE ACKNOWLEDGMENT 


State of California 
County of San Francisco 


On June 13, 2012 before me, S. Nicole Evans, Notary Public 

personally appeared-Jessica Nowlin- 

who proved to me on the basis of satisfactory evidence to 
be the person^ whose name^ isi^are-subscribed to the 
within instrument and acknowledged to me that hci^she/they 
executed the same in his/lier/thei¥ authorized capacity^ies^, 
and that by his/her/thei¥ signature^ on the instrument the 
person^, or the entity upon behalf of which the person^ 
acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of 
the State of California that the foregoing paragraph is true 
and correct. 



S, NICOLE EVANS 
Commission # 1826273 
Notary Poblic - California 
San Francisco County 
My Comm Expires Dec 11,2012 | 



Place Notary Seal Above 






















WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 


TRAVELERSJ 


POWER OF ATTORNEY 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 

L'lUClllV ailU VJUCllilJllt^ Xlll^Ul ictlicc IJllUCA V»lll.cxa 

St. Paul Fire and Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Snrety Company 

xidvcicia \_^aSuaiL^ mm L^uiciy \^uiupaiij ui/x.iiici iv. 

United States Fidelity and Guaranty Company 


Attorney-In Fact No. 224947 


Certificate No, 


. 004807178 


KNOW ALL MEN BY THESE PRESENTS: That St. Paul Fire and Marine Insurance Company. St. Paul Guardian Insurance Company and Si. Paul Mercury Insurance 
Company are corporations duly organized under the laws of the State of Minnesota, that Farmington Casualty Company, Travelers Casualty and Surety Company, and 
Travelers Casualty and Surety Company of America are corporations duly organized under the law's of the State of Connecticut, that United States Fidelity and Guaranty 
Company is a corporation duly organized under the law/s of the State of Marj'land, that Fidelity and Guaranty Insurance Company is a corporation duly organized under 
the law's of the State of Iowa, and that Fidelity and Guaranty' Insurance Underwriters. Inc., is a corporation duly organized under the taws of the State of Wisconsin 
(herein collectively called the ''Companies”), and that the Companies do hereby make, constitute and appoint 

David Alvarado, Scott Gaddy, Jeff Parkhurst, Jessica Nowlin, S. Nicole Evans, and Teri L. Koehler 


of the City of_ San Francisco _, State of_ California _, their true and lawful Attomey(s)-in-Fact. 

each in their separate capacity if more than one is named above, to sign, execute, seal and acknow'ledge any and all bonds, recognizances, conditional undertakings and 
other w'ritings obligatory- in the nature thereof on behalf of the Companies in their business of guaranteeing the fidelity of persons, guaranteeing the performance of 
contracts and executing or guaranteeing bonds and undertakings required or permitted in any actions or proceedings allowed by law. 


IN WITNESS W'HEREOF. the Companies have caused this instrument to be signed and their corporate seals to be hereto affixed, this 

davof April_. 2012 , 


Farmington Casualty Company 
Fidelity and Guaranty Insurance Company 
Fidelity and Guaranty Insurance Underwriters, Inc. 
St. Paul Fire and .Marine Insurance Company 
St. Paul Guardian Insurance Company 


St. Paul Mercury Insurance Company 
Travelers Casualty and Surety Company 
Travelers Casualty and Surety Company of America 
United States Fidelity and Guaranty Company 


(|{ 1 98 2%) 


S11977 


f WCOBPOWTEDl 

1951 i 







^ySEAL/^y 


i ° \ 



fjtWRtFORalll 
Kl CONH. /el 




kV 1896 


State of Connecticut 
City of Hartford ss. 


I Thompson, ^nior Tice President 


On this the-day of_%_ . _, before me personally appeared George W. Thompson, w'ho acknowledged 

himself to be the Senior Vice President of Farmington Casualty Company. Fidelity and Guaranty Insurance Company. Fidelity and Guaranty Insurance Underwriters. 
Inc.. St. Paul Fire and .Marine Insurance Company. St. Paul Guardian Insurance Company, St. Paul Mercury Insurance Company. Travelers Casualty and Surety 
Company. Travelers Casualty and Surety Company of America, and United States Fidelity and Guaranty Company, and that he, as such, being authorized so to do. 
executed the foregoing instrument for the purposes therein contained by signing on behalf of the corporations by himself as a duly authorized officer. 


In Witness Whereof, I hereunto set my hand and official seal. 
My Commission expires the 30th day of June, 2016. 






’ Marie C. Teireault. Notar>' Public 


58440-6-11 Printed in U.S.A. 


WARNING: THIS POWER OF ATTORNEY IS INVALID WITHOUT THE RED BORDER 







Local Assistance Procedures Manual EXHIBIT 12-E 

PS&E Checklist InstmcHons _Altacbroent G 


ATTACHMENT G DISCLOSURE OF LOBBYING ACTIVITIES 
COMPLETE THIS FORM TO DISCLOSE LOBBYING ACTIVITIES PURSUANT TO 31 U.S.C. 1352 


1. T ype of Federal Action: 2. S tatus of Federal Action: 3. R eport Type: 

I I a. contraci \ □ a. bid/ofTer/appUcalion □ a. initial 

b. grant \ b. initial award b. material change 

c. cooperative agtAment c. post-award 

d. loan \ For Material Change Only; 

e. loan guaraniee \ year_ quarter_ 

f. loan insurance \ date of last report_ 


_I a. initial 

b. material change 

For Material Change Only; 

year_ quarter_ 

date of last report_ 


Name and Address of R^rting Entity 
□ Prime |_j ^bawardee 


5. If Reporting Entity in No. 4 is Subawardee, 
Enter Name and Address of Prime: 


, if known 


Congressional District, if known 

6. Federal Department/Agency: 


Congressional District, if known 

7. Federal Program Name/Dcscription; 


8. Federal Action Number, if known; 


CFDA Number, if applicable _ 

9. Award Amount, if knowrn: 


to. a. Name and Address of Lobby Entity 

(if individual, last name, first name, MI) 


b. Individuals Performing Services (including 
address if different from No. 10a) 

\ (Iasi name, first name, Mi) 


11. Amount of Payraeot (check alt that apply) 

S_Q actual planned 

12. Form of Payment (check all that apply): 

B a. cash 

b. in-kind; specify: nature_ 

value_ 


(attach Continuation Sheel(s) if riKCSsaiy) 

that apply) 13. Typk^of Payment (check all that apply) 

planned __ a.\etainer 

_ b. ^-time fee 

II apply): _ c. coi^tssion 

_ d. conlmgenl fee 

irc_ _ e deferr^ 

lue_ f. other, S|^fy_ 


14. Brief Description of Services Performed or to be performed and Date(s) of Ser^e, including 
officer(s), employee(s}, or memberfs) contacted, for Payment Indicated in Hem 11: 


(anach Continuation Shcei(s) if necessary) 


15. Continuatioo Shecl(s) attached: Yes |_J 

16. Infomalton requested through this fonn is authorized by Title 
31 U.S.C. Section 13S2. This disclosuie of lobbying reliance 
was placed by the tier above when his tiansaciion was made or 
entered into. This disclosure is required pursuant to 31 U.S.C. 

1352. This infoimarion will be reported to Congress 
sernianimally and will be available for public inspection. Any 
person who fails to file the required disclosure shall be subject 
to a civil penally of not less than S10,000 and not mote than 

S100,000 for each such failure. 


Federal Use Only: 


Signature xT^ _ / /' _ ^ 

Print Name: Migjfeel A. Smith _ 

Tiile; vice President _ 

Telephone No.: 7075424862 Dale: 6/21/12 

Authorized for Local Reproduction 
Standard Form - LLL 


Standard Form LLL Rnr. 09-12-97 
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Local Assistance Procedures Manual 
PS&E Checklist Instructions 


INSTRUCTIONS FOR COMPLETION OF SF-LLL, 

DISCLOSURE OF LOBBYING ACTIVITIES 

This disclosure form shall be completed by the reporting entity, whether subawardee or prime federal recipient, at 
the initiation or receipt of covered federal action or a material change to previous filing pursuant to title 31 U.S.C. 
Section 1352. The filing of a form is required for such payment or agreement to make payment to lobbying entity 
for influencing or attempting to influence an officer or employee of any agency, a Member of Congress an officer 
or employee of Congress or an employee of a Member of Congress in connection with a covered federal action. 
Attach a continuation sheet for additional information if the space on the form is inadequate. Complete all items 
that apply for both the initial filing and material change report. Refer to the implementing guidance published by 
the Office of Management and Budget for additional information. 

1. Identify the type of covered federal action for which lobbying activity is and/or has been secured to 
influence, the outcome of a covered federal action. 

2. Identify the status of the covered federal action. 

3. Identify the appropriate classification of this report. If this is a follow-up report caused by a material 
change to the information previously reported, enter the year and quarter in which the change occurred. 
Enter the date of the last, previously submitted report by this reporting entity for this covered federal 
action. 

4. Enter the full name, address, city. State and zip code of the reporting entity. Include Congressional 
District if known. Check the appropriate classification of the reporting entity that designates if it is or 
expects to be a prime or subaward recipient. Identify the tier of the subawardee, e.g., the first subawardee 
of the prime is the first tier. Subawards include but are not limited to subcontracts, subgrants and contract 
awards under grants. 

5. If the organization filing the report in Item 4 checks "Subawardee" then enter the full name, address, city. 
State and zip code of the prime federal recipient. Include Congressional District, if known. 

6. Enter the name of the federal agency making the award or loan commitment. Include at least one 
organization level below agency name, if known. For example. Department of Transportation, United 
States Coast Guard. 

7. Enter the federal program name or description for the covered federal action (item 1). If known, enter the 
full Catalog of Federal Domestic Assistance (CFDA) number for grants, cooperative agreements, loans 
and loan commitments. 

8. Enter the most appropriate federal identifying number available for the federal action identification in 
item 1 (e.g., Request for Proposal (RFP) number. Invitation for Bid (IFB) number, grant announcement 
number, the contract grant, or loan award number, the application/proposal control number assigned by 
the federal agency). Include prefixes, e.g., "RFP-DE-90-001." 

9. For a covered federal action where there has been an award or loan commitment by the Federal agency, 
enter the federal amount of the award/loan commitments for the prime entity identified in item 4 or 5. 

10. (a) Enter the full name, address, city, State and zip code of the lobbying entity engaged by the reporting 
entity identified in item 4 to influenced the covered federal action. 

(b) Enter the full names of the individual(s) performing services and include full address if different from 
10 (a). Enter Last Name, First Name and Middle Initial (Ml), 

11. Enter the amount of compensation paid or reasonably expected to be paid by the reporting entity (item 4) 
to the lobbying entity (item 10). Indicate whether the payment has been made (actual) or will be made 
(planned). Check all boxes that apply. If this is a material change report, enter the cumulative amount of 
payment made or planned to be made. 

12. Check the appropriate box(es). Check all boxes that apply. If payment is made through an in-kind 
contribution, specify the nature and value of the in-kind payment. 

13. Check the appropriate box(es). Check all boxes that apply. If other, specify nature. 
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Local Assistance Procedures Manual 
PS&E Checklist Instructions 


EXHIBIT 12-E 
Attachment G 


14. Provide a specific and detailed description of the services that the lobbyist has performed or will be 
expected to perform and the date(s) of any services rendered. Include all preparatory and related activity 
not just time spent in actual contact with federal officials. Identify the federal officerfs) or em.ployeefs) 
contacted or the officer(s) employee(s) or Memberfs) of Congress that were contacted. 

15. Check whether or not a continuation sheet(s) is attached. 

16. The certifying official shall sign and date the form, print his/her name title and telephone number. 

Public reporting burden for this collection of information is estimated to average 30 minutes per response, 
including time for reviewing instruction, searching existing data sources, gathering and maintaining the data 
needed, and completing and reviewing the collection of information. Send comments regarding the burden 
estimate or any other aspect of this collection of information, including suggestions for reducing this burden, to 
the Office of Management and Budget, Paperwork Reduction Project (0348-0046), Washington, D.C. 20503. 
SF-LLL-lnstructions Rev. 06-04-90«ENDIF» 
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BIDDER’S LIST OF SUBCONTRACTORS (DBE and NON-DBE)- PART i 

The bidder shall list all subcontractors (both DBE and non-DBE) in accordance with Section 2-1.054 of the Standard Specifications and per Title 49, Section 26.11 of the Code of 
Federal Regulations. This listing is required in addition to listing DBE Subcontractors elsewhere in the proposal. Photocopy this form for additional firms. 



Oislribulion: I) Origmal - Local Agency File 















BIDDER’S LIST OF SUBCONTRACTORS (DBE and NON-DBE)- PART I 

The bidder shall list all subcontractors (both DBE and non-DBE) in accordance with Section 2-1.054 of the Standard Specifications and per Title 49, Section 26,11 of the Cods; of 
Federal Regulations. This listing is required in addition to listing DBE Subcontractors elsewhere in the proposal. Photocopy this form for additional firms. 



Di.slrihution: I (Original - l.ocal Agency File 


























BIDDER’S LIST OF SUBCONTRACTORS (DBE and NON-DBE)- PART I 

The bidder shall list all subcontractors (both DBE and non-DBE) in accordance with Section 2-1.054 of the Standard Specifications and per Title 49, Section 26.11 of the Code of 
Federal Regulations. This listing is required in addition to listing DBE Subcontractors elsewhere in the proposal. Photocopy this form for additional firms. 
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EXHIBIT 12-G Local Assistance Procedures Manual 

Bidder’s List of Subcontractors (DBE and Non-DBE)_ 
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Distribution: 1) Original - Local Agency File 
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BtDDER’S LIST OF SUBCONTRACTORS (DBE and NON-DBE)- PART II 

The bidder shall list all subcontractors who provided a quote or bid but were not selected to participate as a subcontractor on this project. This is required for compliance with 
Title 49, Section 26 of the Code of Federal Regulations. Photocopy this form for additional firms. __ 
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